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e the city of newark has been engaged in comprehensive urban renewal 
activities geared toward the revitalization of many deteriorating and 
blighted neighborhoods. 


e pockets of decaying development and blight have made it necessary to 
undertake present redevelopment and rehabilitation activities in order 
to maintain decent, safe and sanitary use and occupancy patterns. 


ethis booklet summarizes the latest information and data pertaining to 
the comprehensive program needed to assign priorities to the various 
individual projects under active consideration. 


e for further information or clarification contact either: 


newark housing authority division of city planning 
57 sussex avenue or room 212 

newark, new jersey city hall 

tel. 622-1030 newark, new jersey 


tel. 643-6300 ext. 406 
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SUMMARY DATA OF URBAN RENEWAL PROJECTS 
4 
PROJECT AREAS UN TOTAL | СЬЕАВАМСЕ | FED. са CITY SHARE] HUD FINAL | HUD FINAL | ACQUISITION | CONSTRUCTION [| 
T 

BRANCH BROOK R-3-1 702 20.4 11.7 | 2,304 1,151 6/25/52 PROJECT COMPLETED A 

3. OLD THIRD WARD R-6 13,000 198.0 111.3 | 21.447 9.916 1/31/56 2/5/60 7/20/60 8/20/64 1 
6. EDUCATIONAL CENTER R-50 184 23.7 20.2 2,724 856 7/ 17/63 12/16/63 11/4/66 11/4/67 1 
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2. BROAD STREET R-3-2 
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DISPOSITION OF PROJECT AREA 


ITEM PRIOR Т0. PROPOSED 
EXECUTION 
RESIDENTIAL 108.0 ACRES 76.1 ACRES 
TOTAL D.U.'S 3.446 UNITS 6,636 UNITS 
D.U.'S TO BE 
DEMOLISHED „„ 
COMMERCIAL 18.7 ACRES 14.8 ACRES 
INDUSTRIAL 0.3 ACRES 0 ACRES 
OTHER Incl. pub.| 1.4 ACRES 21.1 ACRES 
$ semi pub. 
STREETS 69.6 ACRES 86.0 ACRES 


Description: Once an area of blighted residences and run 
down commercial and institutional uses, the Old Third Word 


proj tly well on its way to becoming a 
knit, well designed central city residential community 
When completed, the project will contain the entire ra 
of public and private services ond will be a model residen 
tial neighborh 

The area presently contains two low income housing 
projects totalling 3.000 units, one 760 unit moderate 
income project and one recently completed 800 unit mod- 

ове project. Scheduled for completion in the 
г future are 4,000 additional h. Tow 


moderate income units. 


The area will contain approximately 15 acres of re- 


A community swimming pool hos recently been completed. 


ajor north-south gers JA 75 jwi Li 
estera portion of the project аза rany С th 
Streets will be redesigned and/or located t 


through traffic and relieve existing congestion problems. 
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DISPOSITION OF PROJECT AREA 


PRIOR TO 
ITEM PROPOSED 
EXECUTION 
RESIDENTIAL 19. 6 ACRES 0 ACRES 
TOTAL D.U.' 1,176 UNITS 0 UNITS 
D.U.'S TO BE 817 UNITS 
DEMOLISHED 
COMMERCIAL 7.6 ACRES 0 ACRES 
INDUSTRIAL 2.8 ACRES 0 ACRES 
OTHER Incl. pub. 4 ACRES 36.9 ACRES 
mi pub. 
STREETS 23.7 ACRES 17.2 ACRES 


Description: Nearly all the lond in this project is being 
devoted to the entirely new Newark Campus of Rutgers Uni- 


approximately 25,000 full and part tine students. 
actically all required lend clearance has been com 
pleted and construction of new buildings on both compuses 


This project her stimulated campus activity as a 
mejor function of center ci In turn, it is expected 
that areas C00 cosplez #111 

greatly benefit from it in their development potential. 
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NEWARK COLLEGE OF ENGINEERING 


Site Photo 


DISPOSITION OF PROJECT AREA 


ITEM ОО PROPOSED 
EXECUTION 
RESIDENTIAL 0.7 ACRES 0 ACRES 
TOTAL D.U.'S 28 UNITS 0 UNITS 
D.U.'S TO BE 28 UNITS 
DEMOLISHED 
COMMERCIAL 21.2 АСВЕЗ 21.9 ACRES 
INDUSTRIAL 7.4 ACRES 2.3 ACRES 
OTHER Incl. pub. 2.0 ACRES 5.6 ACRES 
$ semi pub. 
STREETS 19.4 ACRES 20.9 ACRES 


Description: Reflecting M 


k's expanded role as a 
regional office and d 


this plan 


The first construction in the area, а 26 story 
omplex ca 


The H 
jor motel, theater and shopping facilities, all 
y pedestrian walkwajs to Pennsylvania Station. 
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EDUCATIONAL CENTER R-50 


DISPOSITION OF PROJECT AREA 
PRIORIS PROPOSED І 
EXECUTION 
RESIDENTIAL 1.2 ACRES 1.0 ACRES Е 
TOTAL D.U.'S 36 UNITS 60 UNITS 1 
D.U.*S TO ВЕ 
DEMOLISHED SRE [| 
COMMERCIAL 11.2 ACRES 2.5 ACRES 
INDUSTRIAL 1.5 ACRES 0 ACRES [| 
OTHER Incl. pub. 1.8 ACRES 15.7 ACRES 
$ semi pub. 1 
STREETS 8.0 ACRES 4.5 ACRES 
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3. EDUCATIONAL CENTER R-50 


20.2 2,724 856 77/63 | 12/16/68 | 11/4/66 11/4/67 
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MT. CARMEL GUILD CENTER 


SITE DEVELOPMENT 


DISPOSITION OF PROJECT AREA 


PRIOR TO 

ITEM pons PROPOSED 
RESIDENTIAL 1.0 ACRES 4.4 ACRES 
TOTAL D.U.'S 84 UNITS 440 UNITS 
D.U. 'S TO BE 84 UNITS 

DEMOLISHED 

COMMERCIAL 5.4 ACRES 3.1 ACRES 
INDUSTRIAL 0.4 ACRES 0 ACRES 
A 0-8 ACRES 0 ACRES 
STREETS 5.7 ACRES 5.4 ACRES 
Description: A 432 unit high rise apartment building and 


а G-story, 100,000 square feet office building have a. 
ready been completed in this project, which is the smallest 
renewal area in the City. 


The planned construction of two additional offi 
structures will complete the redevelopment of this area 
which is located directly across from the Municipal and 
Federal offices on Broad Street. 
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PART 1 EXECUTION DATA 
ORIGINAL | тот. | сывлвансе| rep. GRANT | сїтї stare | пир FINAL | Нор FINAL | ACQUISITION | CONSTRUCTION 
PROJECT AREA POPULATION | ACREAGE | ACRES 000*S 000:5 APPROVAL | APPROVAL STARTED STARTED 
6. HILL STREET R-49 | "m | 12.9 8.2 | 4.309 zou [12713059 | 9/9/61 1/20/82 9/18/64 
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DISPOSITION OF PROJECT AREA 


ITEM εμας PROPOSED 
EXECUTION 
RESIDENTIAL 10.4 ACRES 18.5 ACRES 
TOTAL D.U. 521 UNITS 910 UNITS 
.'5 TO BE 
DEMOLISHED D S 
COMMERCIAL 15.2 ACRES 8.1 ACRES 
INDUSTRIAL 1.6 ACRES 1.6 ACRES 
OTHER Incl. pub. -2 ACRES 9 ACRES 
& semi pub. 
STREETS 15.0 ACRES 13.3 ACRES 


Court St. 


MILL STREET gs 


Description: New moderate income housing is completed in CLEARED LAND HM 
the westerly portion of this area, while the eosterly E 
portion is Being developed for cobmercisl and office 5 
activity. Construction of utomotive sales and PROPOSED cı ε 3 
Е . ока 3 
building is to be started soon. 
Already constructed and operating in thin area in 
the new headquarters of the Star-Ledg 
COMPLETED CONSTRUCTION 
New residential and commercial construction will 
complete the redevelopment of this area. 
P p PROPOSED CONSTRUCTION 
o жә «о eoo 
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DISPOSITION OF PROJECT AREA 


PRIOR TO 


ITEM PROPOSED 
EXECUTION 

RESIDENTIAL 4.1 ACRES 2.0 ACRES 

TOTAL D.U.'S 206 UNITS 80 UNITS 

D.U.'S TO BE 206 UNITS 

DEMOLISHED 

COMMERCIAL 15.1 ACRES 5.4 ACRES 

INDUSTRIAL 2.1 ACRES 9.7 ACRES 

OTHER Incl. pub. 4.9 ACRES 10.1 ACRES 

$ semi pub. 

STREETS 8.8 ACRES 7.8 ACRES 

Description: The primary purpose of this project is to 

rehabilitate the area as a service and light industr 

сеа ο nU 


addition, the project will make possible the 
expansion of the тучы facilities operated by St. 
Benedict's Parochial Sel 
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Rendering 


Architect's 


DISPOSITION ОР PROJECT AREA 


ITEM ud + PROPOSED 
EXECUTION 
BESIDENTIAL 13.1 ACRES O ACRES 
TOTAL D.U.'S 786 UNITS 0 UNITS 
D.U.'S ТО BE 
DEMOLISHED puru 
COMMERCIAL 11.6 ACRES 13.1 ACRES 
INDUSTRIAL 1.6 ACRES 0 ACRES 
OTHER Incl. pub. 0 ACRES 23.0 ACRES 
i pub. 
STREETS 21.0 ACRES 11.2 ACRES 
ff. shlak is atiy. being 


77 Cars 
Rent Comp 


ent plans coll for office à 


The College site will occupy 15 


A new County Vocational School is planned for 
the westerly portion uf this area immediately adjacent to 
the new County College and Government Complex. 
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REMAINING STRUCTURES 


PART 1 ЕТТП 
onrcrwat | тота | cueanance|eeo. GRANT | CITY suare | HUD FINAL | HUD FINAL | ACQUISITION | CONSTRUCTION 
Ον; POPULATION | ACREAGE | ACRES s 00 APPROYAL | APPROVAL STARTED 
15. ESSEX HEIGHTS R-62 2.289 Em 31.6 7,248 3.260 [100760 | 6/14/62 | 877765 


ESSEX COUNTY 


COLLEGE 


881800 


ESSEX HEIGHTS 2 Stage R-141 


DISPOSITION OF PROJECT AREA 


ITEM KE PROPOSED 
EXECUTION 
RESIDENTIAL 6.4 ACRES 0 ACRES 
TOTAL D.U.'S 353 UNITS 0 UNITS 
D.U.*S TO BE 353 UNITS 
DEMOLISHED 
COMMERCIAL 2.3 ACRES 8.9 ACRES 
INDUSTRIAL 0 ACRES 0 ACRES 
OTHER Incl. pub. 0.1 ACRES 0 ACRES 
6 semi pub. 
STREETS 5.2 ACRES 5.1 ACRES 


PROPOSED CLEARANCE 
Description: Presently in planning, this area is being con- 
sidered for general public institutional expansion purposes 


COMPLETED CONSTRUCTION 


and the County Court and detention facilities. CONSTRUCTION UNDERWAY 


FI 


The balance of the area be developed in supporting 
offices and retail service establishaen а 200 жо вос 
REMAINING 
ser PART 1 EXECUTION 
T ORIGINAL | TOTAL | CLEARANCE|reD. GRANT | CITY SHARE | нур rimar | HUD FINAL | ACQUISITION | CONSTRUCTION 
ПО иы POPULATION | ACREAGE | ACRES 000° 000'5 | apPROvAL | APPROVAL STARTED STARTED 
14. ESSEX HEIGHTS (2° STAGE) R-141 950 14.0 10.3 | 4,989 154. | 10/12/64 | 6/29/66 | DEFERRED 


à 


Architects Rendering Iii 


Construction Site Photo 


DISPOSITION OF PROJECT AREA 


ITEM ατα PROPOSED 
EXECUTION 
RESIDENTIAL 43.9 ACRES 44.5 ACRES 
TOTAL D.U.'S 1,910 UNITS 597 UNITS 
D.U.'S TO BE 569 UNITS 
DEMOLISHED 
COMMERCIAL 4.6 ACRES 3.2 ACRES 
INDUSTRIAL 0.2 ACRES 0.1 ACRES 
OTHER Incl. pub.| 6,9 ACRES 7.8 ACRES 
6 semi pub. 
STREETS 22.6 ACRES 22.6 ACRES 
Description: This project is primaril 1 


rehabilitation effo 


h proposed pockets of moderate 
"eu rel u DR 
support the eventual increase in the area's population. 


(891-158 delling units slated for rehobili- 

ra 483 have been completed, 264 are in the process, 
Ye PO der ere awaiting trea 

po Teo high rise moderata income housing pi 

totalling 290 units have been completed. 


Osher features of the project include approzinctely 
200 units of new town hause development. the expan 

of the playground facilit Е 

gad the construction of a new eieges tes school ga Clinton 


Site Photo: 


Chadwick Ave. & West Runyon St. 


CALVARY HOMES 


Site Photo 
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ser | mari EXECUTION DAT, 
бсрсс. ontonvaL | rorat |cueanance|no. crant | сїтї stane [Нур FINAL] HUD FINAL [ACQUISITION | CONSTRUCTION 
комет Hi POPULATION | АСВЕАСЕ ACRES `5 000°5 APPROVAL | APPROVAL STARTED STARTE 

12. LOWER CLINTON HILL п-38 | 6.250 | та | 13.3 | 3.959 | 1,822 | 1015059 | ЕСТЕ 6/2/60 6/19/67 
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COMPLETED REHABILITATION PROJECTS 
REHABILITATION PROJECTS IN PROGRESS 


PROPOSED BUILDING PROJECTS 


COMPLETED CONSTRUCTION 
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DISPOSITION OF PROJECT AREA 
ITEM ERD TO. PROPOSED 
EXECUTION 
RESIDENTIAL 29.5 ACRES 12.2 ACRES 
TOTAL D.U.'S 1,758 UNITS 860 UNITS NY 
D.U. 
1758 
DEMOLISHED БЫ 
COMMERCIAL 15.1 ACRES 7.5 ACRES —À PROPOSED 
РОБЕР SCHOOL 
INDUSTRIAL 11.5 ACRES 37.9 ACRES INDUSTRIAL 
OTHER Incl. pub. 7.7 ACRES 12.1 ACRES 
6 semi pub. E 
STREETS 30.8 ACRES 24.9 ACRES ES 
— 
Description: les residentisi construction and con 
atible industrial activities will share this project 


ed for the area 
housing units ond a mew School 


- industrial plants will 
ployaent opportunities for 


are over 800 new low income 


expand 


the surrounding residential 


— Proroseo constuction 
| NEM 


E 
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E PROPOSED CLEARANCE 


SEP PART Т EXECUTI 
P Fr ORIGINAL | TOTAL | CLEARANCE|FED. GRANT | CITY SHARE | HUD FINAL | 100 FINAL | ACQUISITION | CONSTRUCTION 
5 POPULATION | ACREAGE | ACRES s ooo's | approvat | APPROVAL | STARTED | STARTED 
13. CENTRAL WARD . o 6.447 94.6 57.0 | 15,487 4.885 [10/10/60 | 7/22/66 | 9/27/08 
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DISPOSITION OF PROJECT AREA 


ITEM RENE PROPOSED 
EXECUTION 

RESIDENTIAL 34.1 АСВЕЗ 29.4 ACRES 

TOTAL D.U.'S 1,406 UNITS 1,000 UNITS 

D.U.'S TO BE 1,406 UNITS 
DEMOLISHED 

COMMERCIAL 5.5 ACRES 6.0 ACRES 

INDUSTRIAL 4.6 ACRES 5.7 ACRES 

OTHER Incl. pub. 8.5 ACRES 16.2 ACRES 

semi pub. 

STREETS 32.1 ACRES 27.5 ACRES 
Description: Clearance of deteriorated structures in 
this area hos almost been completed and new construction 
has already been started. The new office building for 


dustrial facilities 
for Wiss and Company are completed 


of the project area which surrounds 
И into tho adjes 
gene, semper of the New Jersey College of Medicine and 
Dentistry in Project 81196 

A fire block area east of State Hospital has been 


used for the construction of temporary facilities fo 
the Medical Schools 


The ronginder of the project is po be used 
low И НН 
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CLEARED LAND 


CLEARANCE UNDERWAY 


PROPOSED CLEARANCE 


COMPLETED CONSTRUCTION 


PROPOSED CONSTRUCTION 


REMAINING STRUCTURES 


PART I EXECUTION DATA 
ORIGINAL | TOTAL FED. GRANT | CITY SHARE HUD FINAL | ACQUISITION 

ET POPULATION | ACREAGE 0005 0005 APPROVAL | STARTED STARTED 

17. FAIRMOUNT 8-72 4.464 FE 12,695 3,997 6/18/65 | 1/28/68 5/11/66 


WISS & SONS MOTOR CLUB OF AMERICA 
NEW BUILDING EXPANSION & REHABILITATION (NEW OFFICE BUILDING ) 
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TEMPORARY FACILITIES N.J. COLLEGE OF MEDICINE AND DENTISTRY 
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DISPOSITION OF PROJECT AREA 
Hunterdon Ξε 
ТТЕМ ган I PROPOSED 
EXECUTION 
Morris 
RESIDENTIAL 27.0 ACRES 0 АСНЕЗ 
TOTAL D.U.'S 1,234 UNITS 0 UNITS MAI PLAZA τι 
Bruce SE 
D.U.'S TO BE 1,234 UNITS 
DEMOLISHED 
Ex 
COMMERCIAL 3.6 ACRES 0 ACRES тетет 5 
INDUSTRIAL 0.8 ACRES 0 ACRES d 
OTHER Incl. pub.| 5.7 ACRES 46.4 ACRES zs 
а seni pub. 2 ace St 
STREETS 17.1 ACRES 7.8 ACRES 
Description: This project will make available approxi- 
atelv 2 80 acres of land, in а single parcel, for the 
Gevelepaent of a nen State-supported Medical School 
djacent acreage in Project 
5.77. Jersey College of Medicine and Dentistry 
H undergraduate cad gradeate 
Medical, dental and nursing education. 
enter will give ris 
ΡΗΤΗ ents in the areo and at nearby 
ΤΚ ВОН НИ 
эр that dt eil] crests, this undertaking Ir 
өгө! ta be one of the most socio economically 
Significant redevelopnent efforts In che City. 
EE CLEARANCE UNDERWAY 
Ser | mari EXECUTION DATA 
ORIGINAL | тот. | curanance|reo. GRANT | CITY SHARE | нор FINAL | нор FINAL | ACQUISITION | CONSTRUCTION 
PROJECT AISA POPULATION | ACREAGE | ACRES 0005 00's APPROVAL | APPROVAL STARTED TARTED 


Architect's Rendering 


THE N.J. COLLEGE OF MEDICINE AND DENTISTRY 


ST. MICHAELS К-156 


DISPOSITION OF PROJECT AREA 


PRIOR TO 
EXECUTION 


PROPOSED 


RESIDENTIAL 5.4 ACRES 0 ACRES 
TOTAL D.U.'S 291 UNITS 0 UNITS 


D.U.'S TO BE 284 UNITS 1 RUTGERS 
DEMOLISHED IVERSITI 


Orange St. 


COMMERCIAL 13.7 ACRES 11.1 ACRES ST. MICHAEL HOSPITAL 


EXPANS Ii 
INDUSTRIAL 0.3 ACRES 0 ACRES ba 


University Ave. 


OTHER Incl. pub. 11.5 ACRES 19.9 ACRES 
$ semi pub. 


STREETS 15.4 ACRES 15.3 ACRES OFFICE 


Description: Although still in the planning 
ages, t Fedevelopnent aim in 


CLEARED LAND 


— |. 
PROPOSED CLEARANCE 
sion of Newark Campus of Rutgers University as 
kz! PROPOSED CONSTRUCTION 
St. Michael's Hospital has already started 
construction undef early land acquisition COMPLETED CONSTRUCTION 


under NH A. 


REMAINING STRUCTURES 


PART 1 
Ре Я ORIGINAL | тота. | curarance| ғер. Gnawr | сїтї знале | HUD FIWAL | HD FINAL 
ЈЕ POPULATION | ACREAGE ACRES 00025 000:5 | APPROVAL APPROVAL. 


1. ST. MICHAELS R-156 1,400 46.3 13,225 5322 | 11/17/65 
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DISPOSITION OF PROJECT AREA 


ITEM SM PROPOSED 
EXECUTION 
BESIDENTIAL 17.8 ACRES 0 ACRES 
TOTAL D.U.'S 201 UNITS 0 UNITS 
2.0. Е 190 UNITS 
DEMOLISHED 
COMMERCIAL 116.9 ACRES 177.9 ACRES 
INDUSTRIAL 1,032.6 ACRES | 952.5 ACRES 
OTHER Incl. pub. 51.1 ACRES 59.3 ACRES 
6 semi pub. 
STREETS 310.1 ACRES 338.8 ACRES 


Description: This is by far the largest renewal area іш 
the City and one of the largest in the country. The re- 
call for 


trial development of nearly 1,000 acres of unused lan 
misused or under utilized meadonland. 


Scheduled for the area are extensive industrial de- 

velopment, supporting commercial facilities, and major 

additions and improvements to the transportation and 

utility networks. Emphasis is being given to industrial 

activities with a long term future and high employment 
tration. 


date 242 acres of land have been assigned to a- 
bout 40 industrial firma which will employ about 19,900 
people. 


ser PART 1 EXECUTION DATA 
ORIGINAL | тота. | cuearance| reo. GRANT | CITY SHARE | нор FINAL | HUD FINAL | ACQUISITION πι 

SROTEGIEARER POPULATION | ACREAGE | ACRES ο”. APPROVAL | APPROVAL STARTED STARTED 

7. INDUSTRIAL RIVER R-121 1.575 | 1528.5 | 542.6 | 27.025 | 17.153 | &w20/63 | 10/14/66 | 8/10/65 5/6/68 
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